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¢ 7 = DIRECTORATE GENERAL OF | FRIES AND SUPPLIES, 
; INVITATION TO TENDER AND INSRUCTIONS TO TENDERERS, 


Dated.» we C4 te 


Pa 
Nei evcensoncwedaes 


NOTE.—The envelope containing the Tender as well as all subse- 
quent communications should be addressed and delivered to— 


The Director General of Industries & Supplies, 
segue Shahjahan Koad, New Dolhi. 
we Telegraphic Address i—“DEVSUP", NEW DELHI.” 


Codes used : Indian Word Code (for Government Departments only). 
Bentley's Complete Phrase Code—Bentley’s Second Phrase. 
Code—A.B.C. Telegraphic Code (Sth and 6th Editions.) : 

All corpmunications must be sddressed to the officer named above 
by title only and not by name. 


FROM Rinks: 7 
Vector Genern? tc. Ss oie 
THES ce ee CEMENT AMS ot Megetstes 
= huhjebin Kae, 


Lo NE CECH 


TS SBME Gorda... Refine (Me tans 


. a 
Fe 

‘Dear Sir/s A, A2rmtycece Strzel— MM ot cawa ‘ 

On behalf of the Purchaser (named in thé schedule) I invite you to tender for the supply of the stores detailed in the schedule attached 
to the Tender form enclosed. The Conditions of Contract which will govern any contract made are in Form W-S.B. ncluded ire. 
the Pamphlet entitled ‘Department of Supply (now Ministry of Industry and Supply ) Conditions of Contract March 1942 Edition” 
and modified by correction slips Nos. 1 to 23 contained in correction list No. 1, and correction slips Nos. 24 to 35 contained in correction 
list No. Il (and the special conditions attached). The pamphlet and the lists of corrections can be obtained on payment from the 
Govt. Book Depots mentioned in para 5 of Appendix to Invitation to Tender. If you are ina position to quote for supply in ac- 
cordance with the requirements stated in the attached schedule, please submit your quotations to this office on the prescribed tendes 


form attached. In exceptional cases and for adequate reasons only telegraphic quotations may be considered if confirmed on the pres- 
¢ribed form within the shortest time for postal delivery. 


2. Particulars, specifications and drawings—The sources from which standard particulars, specifications and drawings and 
the pamphlet of Conditions of Contract can be had are detailed in the appendix. 


“(Specifications and drawings which are not priced publications and marked ‘‘Returnable” issued in connection with this tender 
should be returned with the tender, failing which the tender may not be considered. These will be re-issued to the contractor with 
whom the contract ismade, who will be responsible for their return after the completion of the contract.) , 


3. Preparation of Tender.—(a) The schedule should be returned intact whether you are quoting for any item or not. Pages should. 
pot be detached but when itemis are not being tendered for, the corresponding space should be defaced by some such words as ‘‘not 
quoting. , . . 

(b) In the event of the space on the schedule form being insufficient for the required purpose, additional pages may be added. Each: 
such additional page must be numbered. consecutively, bear the ‘Tender No. and be fully signed by you. In such cases reference to the- 
additional pages must be made in the tender form. 


(c) If any modification of the schedule is considered necessary you should communicate the same by means of a separate letter sent 
with the Tender. 


4. Signing of Tender.—(a) The tender ‘is liable t6 be ignored tf complete infarmation is not given therein or if the particulars and 
date (if any) asked for in the Schedule to the Tender are not fully filled in. Particular attention must be paid to delivery dates and also 
to the particulars referred to in the conditions of contract as supply has to comply with them. 

(b) Individuals signing tender or other documents connected with a contract must specify— 

(1) whether signing as “sole proprietor’ of the firm or his attorney. 
(2) whether signing as a “‘registered active partner” of the firm or his attorney. 
(3) whether signing for the firm ‘‘per procurationen” 
(4) inthe case of companies and firms registered under the Indian Partnership Act the capacity in which signing, e.g., Sec- 
retary, Manager, Partner, etc., or their attorney and produce copy of document empowering him to do 80, if called upon to do so. 
NOTE.—IN THE CASE OF UNREGISTERED FIRMS.ALL THE MEMBERS OR AN ATTORNEY DULY AUTHORI=ED BY ALL 
OF THEM OR THE MANAGER OF THE FIRM SHOULD SIGN THE TENDER AND OTHER SUBSEQUENT DOCUMENTS, 


$. Delivery of Tender.—The original copy of the Tender is to be enclosed in a double cover. The inner cover should be sealed 
and the enclosed slip Form W.S.B; 146-B should be pasted on it. The outer cover should bear only address of this office without any 
indication that there is a tender within. The right to ignore any tender which fails to comply with the above instructions is reserved. 
All outstation tenders should be sent by Registered Post. Only one tender should be included in one cover. : 


6. Latest hour for receipt of tesders:—Your tender must reach this office not later than 4°P-W dh 
the date of opening of the Tender stated in the Schedule-to Tender, Tenders sent by hand delivery should be putin the Tender 
Box at this office not later than the due date and time stipulated in the Schedule to Tender, 

7, Period for which the offer will remain epen :— 

(i) Firms tendering should note the period for which it is desired that their offers should remain open for acceptance. If the 
firms are unable to keep their offers open for the specified period, they should specifically state the period for which their offers are 
open but they must realise that such a proviso may prevent their offers from being considered. ‘ 

(i) Quotations qualified by such vague and indefinite expressions such as ‘subject to immediate acceptance”, “‘subject to 
prior sale” WILL NOT be considered. 

8. Opening of Tender— You are at liberty to be present of authorise a representative to be present at the opening of the 


tender at the time and date as specified in the schedule. ; 
9, Prices—{i}) The prices quoted must be Nett per anit shown in the schedule and must include all packing and delivery 
| eharges. Refunds on account of returnable packages (if any) are to be separately specified. Prices and refunds must be clearly shown 
in figures and words in Indian currency. ° ‘ 
(ii) The price must be stated for each item sepatately and in addition the percentage of reduction in the total price for the 
ventire demand should also be quoted, should an order to that extent be placed with you. 
(iii) Units—When quotations are made for units other than those specified in the schedule the relationship should be stated in the 
- Tender, e.g., 1 Cwt.—12°44 O. M./Imperial gallons; I.0.M. gatlon==4/5 Imperial gallon, etc. 
10. Delivery Terms.—The delivery of the stores is required as stated in the Schedule to Tender. 


{f, however, it is not possible for you to give delivery in .the period stated, please note in the prescribed schedule to th 
|. Tender form annexed the date by Which youcan guarantee to deliver the stores. ; me 


t1. Samples—Tender samples are not required unless specifically called for. 


&B To be scored out if opening is not public. 
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ee, 


ning of the Tender. 


ashen a covering letter giving the necetotey particulars to enable the addressee easily to connect the Railway receipt with the parcel} 


overnment, 


! : "of the Tender or after gotification of cancellation of demand, rca 
Bett . : a Saba cae ag ee mea ee are ee 
12. Examination of patterns of certified samples.—When sealed patterns of stores are oniaaed th the echedule to the. oon 


(a) 1.S$.D. and D.G.I, & S. Standard specifications which are priced publicati ow e : 
order only, from:— EO ee eee eee ees 
1. The Director of Inspection, Calcutta Inspection Circle, ; a 
' P-18, Mission Row Extension, Calcutta. ak 7 Samat Sohet, 6 dad ie 


2. The Director of Inspection, Bombay Inspection Circle, 
“Feltham House” Graham Road, Ballard Estate, Bombay. oe ed 


3. The Deputy Director of Inspection, Madras. Inspection Circle, 
.* Anand Bhavan, No. 8, Ritherdon Road, Vepary, Madras. 


4, The Manager of Publications, Civil Lines, Delhi. 


= : In cases where acceptance is communicatéd by. telegram or express letter, ‘the formal Acceptance of Tender 
chat will be forwarded to you as soon as possible but the instructions contained in the telegram or express letter should be acted upon 
= eimmediately, ; - ; : a ‘ ; iB ay ¢ ’ 
7 ; ; . ; aa ei oa ey ae. } ‘ ot - : » ces 
- ; : : ! 2 For Director. Gen 
ee ) APPENDIX TO INVITATION TO TENDER ey soy sau a 
i nT ce RES epg eur fe pe ot cand oH aa 
SOURCES OF SUPPLY OF STANDARD SPECIFICATIONS AND DRAWINGS AND IN 
: _* CONDITIONS OF CONTRACT, BND LEMEBLET CONTAINING: 
(1) Specifications:— 
noe ste sap - pra 


DS hetoe bt lays 2 Ep gee Sogo TS bates Te 


Taka Mle RE ot vo 


N. B,1:—Postal orders or postal stamps will not be accepted. : Pe and 
2. The price of Standard Saleable specifications is annas 8 of 10d, each (postage extra). This ie ate ee ase 
(b) Directorate General of Industries and Supplies specifications which are not priced (non-saleable) car. be obtained free f bh: 
“office of the Deputy Director General (Inspection) Block No. 2, Shahjahan Road, nee Delhi. , Fer Shee et ee 


(2) Drawings:— 


; ; SR eB Co ok ca homage sca: cathe et « T 
(a) The Directorate General of Industries & Supplies standard (Saleable) Drawings can be obtained on pre-payment in 
smoney order, from the office mentioned in the relevant tender. . 


ca h or by 
j ees 03 RATES eee Gl 
. N.B—(1) LS.D. & D.G.1. & S. standard drawings are available only for certain P & T Department. Hardware articles snd 
textiles stores, Copies of drawings for P.& T. Department and Hardware articles are ayailable. from ‘the. efice of the Deputy 
2 : Director General (Inspcetion) Block No.2, Shahjahan Road, New Delhi, and copies of drawings for’textile storés from the 
Director of Inspection, Feltham House, Ballard Estate, Bombay. : : ; ie 2 te af 


* TORD NER ba db Bee ak l 


N.B. 2.—The , price of standard (Saleable) Drawings is Re. 1 each (postage extra), 


(b) D.G.I. & 8. and 1.5.D. Drawings which are not priced (non-saleable) are supplied free by the Deputy Director General, Inspection, 
New Delhi. Copies are normally issued free with tenders. : ae ‘ 


(3) INDIAN RAILWAY STANDARD DRAWINGS AND SPECIFICATIONS:— 

I Specifications:— : sci SoS eae 4 se da ae a ay 2 . cites 
“* LRiS. Specifications are priced:publications and can'be obtained only from the Manager of Publications, Civil Lines, Delhi, on 
‘pre-paymeht in cash or, by Money Order. : ie : hath 
SAT AMA INGE occ oda ss acti. hag itt A ee OR Bot gate ee ee A a 
LR.S. Drawings are also priced publications and can be obtained: from the Chief Controller of standardjzatién, Central Standards 

_ Office, Railway Board, Raisina Road, New De}hi. eh a oe “ . s 
-« (4) ‘1.S.D. & D.G. 1. & S. Standard Specifications and {.R.S. Specifications are obtainable in U. K. from the High Commissioner 

dor India. Publications Branch India House, Aldwych, London WwC2. ; : 

NOTE TO TENDERERS . % : 
el TELS * 


1; Individual Railway Drawings (other than 1. RS, Drawings) are normally supplied along with the priced tender. When these are not 
supplied, these can be obtained from the Controller of Stores of the Railway concerned direct, quoting the Railway Drawing Number and 
“Tender Number. ; Sg hee | Greg Oe gots PY lacie comme tee . ; , sear ae nod gts Se 

tI. In their own Interest, Tenderers are advised to keep and maintain the ILR.S. and other Drawings and Specifications up-to-date, for 
~tores in which they are interested, to avoid delay in obtaining these every time, The Director General of Industries & Supplies is not 
tesponsible if any tenderer js unable to submit quatations in time for want of paper particulars. : 

45) The Pamphlet containing Conditions of contract can be*obtained in India at annas 2 from the undermentioned officers:— 
The Managér of Publications, Civil Lines, Delhi. ‘ : 
The Superintendent, Government Printing & Stationery, United Provinces, Allahabad. 
The Superintendent, Government Printing, Central Provinces, Nagpar. 
The Superintendent, Government. Printing and Stationery, BomBay. 
The Superintendent, Government Press, Madras, 
Government of India Book Depot, 8, Hastings Street, Calcutta. 
The Superintendent, Government Printing, Gulzarbagh, Patna, Bihar. 


ee | 


ql 


cad 


coe ares 


‘ WNote.—Correction lists containing correction slips to the Pamphlet can also be obtdined from the above authorities at one annns per list. 


-# 


Se ae ca ce | | ot 
om emcee 
BrLSog 
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ee eS _—_ SCHEDULE 10 TENDER NO. SH-2/2974-C/1V 
TIME AND DATE OF OPENING OF TENDSR AT 11480 fyi, on 159-1953, 
- {hé Tender shall remain open for sho eptance till 15.12.1953. 


bak Sad Beak Daal ea A Deak ak Seek ee De he Deal ha De Daal Dee De De Dee a De Do Daa Dee ak ek oe el Dee Dee ad edt Sak Deo Del Da 
Price. ae tk 

T baw or ; per Station of 

NO. Description. ; Qty. Unit. wnit. =~ Despatth, 


a a ee es ee ee - =.» a ee 


x >. 
hal Toad halt tek Deak Sekt Dee nee eee ee ee Dee ee a ee i a ee Dee eee See ell De eel Sel ee Sel Del i a Oe ee ee 


ie way light fittings complete with 

Foi 3, ing ating Transformers 
neereonne ting. able and joints 
between insuls ing Traasformers and 
fittings main controlling transformer 
constant current reguistor, if 
needed, brialliancy contro 
arrangements & all other suxilisries 
required to make a complete runway 
li ane unit a8 per specification 
attached, Filters where necessary 


are to be supplied, 407 Nos. 
2} Clear fittings -- 41130 

b) Half yellow ond half 2c4 

_ . Clear fittings. 

(c) Green fittings, 70° 


2. Mele of approach indicators as per — 
; specifi cation ( Suitable for opét ation 
in the. system under item 1) - 40 Nos, 


Be Paxiway lights complete with lamps 

insulating trensfermers, interconnec~ 
#»ting Cable & joints between 
insulating trensformer and fitting 
main controlling transformer, constant 
cuttent regulator, if needed snd all 
-qther auxiliaries required to make a 

. complete unit 28 per specification. 
Avn. Blue Filters are to be 


supplied, e200 NO8, 
ecifications atteched, ; -: 
rewing Copies already dent to you along with I/T No. Si-</c974-C/TV 
dated 6.9552. 
Yotess-_ 


4, ill items necessary to provide a complete runway lighting system with 
P angle of approach dmcie tors end tece waa? lighting system should be 
included in the quotation, Only the remets control penel in control 
tower, remote control cables end ring main P.I.L.C, Cables aro to oa 
poeaa es —o the quotations as these will be arranged by the Dep-rtment 
Separately, Breer 7 : 
ai fittin s should conform to I.C.4,0, Specifications and ulectrical 
aquipment Should conform to Indian wl eo tricity dct., British Stendard 
apecification ( Tropical Sra: or equivalent stenderd specification. 
3. Quotations for altcmative suggestion can be wiven if they confirm to 
.C, 4.0, and other standard specificotion, esease 
4, The total number of fittings include 10% 8pere fittings. 
3. Tenderers mist send complete details i.e. optical characteristics as 
well as other technical information literatures including a sgmole_ 
each of runway li ht fitting ond taxiway without ubich vendor WIT bo 
Trosted 98 incompl cts, . 


mee pa 


Contds3--- 
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MUSL Give SPHOCTUIC ee ACALISS Gi. OF H MOLLOULUG QUBSTTOUNS « 
ce , PAs: 4 we fp ae a : ae a ; t es - : fa 


mak 13 artignlars auoted on the reverse if: 


es ar : Z 
7 : is PO : : ; — ae beets gee y, 
2 ee a: ' * 5 o ra ge ‘ : 5 ; : 
Op Ee cooky oe oe i ; ap ~~ : 
64 Darliost.date br whieh dolivery can be effected, = 
&y Gavrantoeddate of dolivar ye ; Epes ‘ a 
eRe + o i * . 
aa ye 
By Paskdn: it is pro Oe 3d to omlove ae P; ™. : 
i ee Lieation pacising wlll be adhered to | ee a ceameush ft. putea 
re * ai: . : 
66 “hob ner eis ul ttode Oe ee oe 
* Bie By at Se : : * 


« 
7 


Ye ures waLihe of consi : ak Se Bare a 


39 cuguranco charges against broalkage or lass ain tre caslt unto destinations 
t Dae o “wo 5 wr : : rh i 


Pua, os 


x “a 


Ge Potpor vou ages to the: an ape ct Lon clase G AS. gbipulat ad, ; cogs eg cle 
40. Stoelss ae hand, ab prosont consist oft,,, . . 
; at a Ab eS - a ee 

~ Feld by RU oo wees eb 6 eiecerelerece- : : oe + ee a 

Hold by Jit fae ee er eover which wo have’ pecurod Fara) 

ae : - ne Opta. OF'l's 


di. Stocks omrouto to Indide | ae ee ~ a 
aoe Ly bie stores offerod apymenufcc tur od in India, whether all the matorial 
‘econpononts etc, that arc imported end-the country of oritin should oo: pLves 
if cveo then .one is concornmede™. See me F 
id oad, rake . oar. i ~~ 2 
ure hold instocks surfteion. fp the nm ULpctur ce a 
be: geri ly Wether tihs. priceas Ge: thd ‘wrat of your lknowlocd 
NOG Mors “tien Gls prles wich 3. ei’ pormissible to you tq. eas 
Bur haus for the) time: bolns in forece If not stube the roeaons 
fn of. srorkt ineludod.s AES hoes oat 
one constitu. tLoty. of tondoring' firms 
Los A te 1915 « : , ‘ 
nHutmoranapd telvoee 
“vWhio ALC th OVniscYys e 
naned sy : 
Aide. . (Signature of Tenderer) = +- . 
e bahs ae 7 . 5 
¥ mae ae ae : eas = 
t - 
: an 
‘ /. ee 
% ‘ a ; . 
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-2- | 
Schedule to Tender NO. SE-2/<974-C/I V ( Contd), 


otes3- 
1. Purch,ser s- The President of India, 


2. Consignes:- Blectrical gngine.r Aviation Hloctricel Divi 
8, dsplensde Bast, Calcutta, — cies 


3. Inspedting authoritys- D.D G.(I), New Delhi or his represmtative in 
ndia, 


4, For other notes see annexure attached, 


Dy pelos Tads- Sales Tax where leviable and i tended to be cleimed froin 
h own a 


6 purchaser should be distinctly sh ong With the price quoted, 


- Where this is not done wo claim for sales t i , 
any later stage and on any ground Giataccyer, will be edmitted "to any 


6. Tenders should be submitted in duplicate, The off t i 
who fail to suomit their tenders in duplicete re Tikel y is as Tae 


Gepy to s= Supdt,, MIngineer Avenue Elect, Circle, C.P.¥,D, New Delhi, | . 
With reference to his indent No.W-RL/1 doted 9,8,52, 
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Specification for runway light fitting for Safdarjung, 
Barrackpore, Geuhati, Bagdogra sand igertala sorodronon 


2” The runway: 1i nt fittin shall be single elanent elevated type 
provided with a Lit Sp optical systan, Aes be either bidirectt onal 


Ease 


ae ‘Or “omidirectional with’ asymmetric distribution of light complete with 


ee k a a ae ee 


lamps, not exceeding 4 watts consumption, The candle ower of. the light 
Shall’ be the meximum attainable wi th’ the above standard” arr anganont« a 


Fitting, 


oe dhe fitting should be dust ond moisturé proof ond should be 
manufectured form anti-corresive metal, Being an elevated type Nee if tting 
shou 
preferably be of light Aloy, The overall height o! the fitting above 
runway level may not exdeed’ 20°, The stem of tha a ting Should be 
rovided with a week breakable coupling: go as -to Gnable the firring to be 
nocked down without resistance in case of collision with an aircraft, 
‘rrangament should also be made for cad eophde es disconnecting the fitting 
in such an event. The fi ttings are to be suitable for geri 8s system of 


operation, ig 
Igsul sting Trensfomner, _ . | | a 


; A suitable 1: 1 ratio insulating transformer contained in a Water ... 
tight and moisture proof container should be provided with each fitting, , 
The contabner shall gr with suitable water tight glands for inComin,, 
end outgoing cables, 1¢ size of the ring main cable 18, single core 
0.0145 Sq. in PILC and jute served and single wire armoured Cable, 
beede a interconnecting cables from transformer to the fi tting should, 
however be supplied along with the fitting by the tenderer, ~ 


Day working, BN ‘ i 


Suitable arrangement should be provided for day Working of the : 


fitting, ee 
Brilliancy Control, - ine 
‘The brilliancey of the a ttng should be controllable inot 
less, then three stages according to he @andle power of the fittin 
suppli ed, Suitable arrangement for this should’ be provided at the main -— 
Controlling trensformer specified below, | | waa 
Main controlling transformer, | a 
\ suitable oil cooled indoor cable and type main controlli : 
transformer should be supplied, The type, size, second t  * 
Should be suitable for aa pave oe ee ar eee ee | - 
. af the type of fitting offered, 
- bg the number of fitting offered, | . ea 
ay and (b) include two numbers of @ of approach lights al 
Sue anther ang al oT ee hie = 
/ 


Notes- at 

The ring main cable will be m 26 0,014/in. bingle coro, The. number 
of fittings in the circuit ond the total lingth of theciroult for each 
aerodrome are show in the attached plan so a8 to onavle the tenderer to 
Supply a suitable transformer, Pro¥ision should, however, be made to arable 
he transforemr to work with increased number of fittings upt to 20%. The 
primary Supply available at the aerodrome is 400/220 Volts 3 phase, 4 wiru,. 
4 wire, 50 cycles A.C, Supply. The main control ing transfomuér should be 
supplied complete wi th brilliancy control arranvenent Constant current 
regulator ( static “ype) if neoded, and all other aux liarieg. 40 supply the 
necessary current to the system and Keep it constant. in case of failure of 
one or more lamps-. It should be possible to control the avuove equipment by 
Yemote control, Suitable relay operated contactors shall, thereforeyp T : 
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_ 


“2 
_be provided, ; a ne 
411 equ aipments like ‘Pi ttinds; lamps dnaiieuie trensfomuors, 
inter-connec Ing Cables .nd-joints, pemes 4 transformers and fittings, 
Ete iGontrol Ling trensformer ahd its euxtliaries atc,, should be 
ied to provide a com bere Runway lighting. syst eat’ oy the tamderer, 
mby ehe ring Main cable@ ap er ‘In thede Cables) from the 
eon roling | tren sfemer: should a excluded froil the quotation, . 


oH deers. ee oe to ‘the Ferpious inalating transformers 


ee ' Suitable gietion iting a yolloy filters should be: ieovided 
. for cartaln number of fit ings as shown in the schedule. 


Weteae . oy go, Wa ee ee ee a 

“het inter seotions flush Heads of nee some type will be 
installed { vide drg,) Qatations for hese should also. therefore 
be furni shed, — e 


at 
. ae ‘ 
. gan, 7 x4 + a 
jure : : mo 1 
pals fae ae ae ee : hp eh oe 
eit ae ; ‘ : LS é 2" : . - 
t bi i “ay wt i 
fl Lhe 
oe Z . 
i oe 
+ . 4 
+ Hl vy. 
ns aod 
= 
ee ene < ee 
al on 
meg ake ty ed , 
2 —- ee! 
aeoM : 
L oe yi 
ger dad : 
di ¢ oft ae 4 a 
a’ ee 
ia = ie 
ry ‘ 
“a 
is ue 
Se = ua 
re 
a 
e 
c 
wy 
*y ty. e Bg 
‘ ALE ’ 4 
i 7 
to 4 
c iH : 
Rae oh, 
4 
ne 
i C 
wl : 
re : 
4 é ~~ 
yor. es 
. t 
' ya 
te ets 
1 , 
2 , : 
ee rane : 
§ 
v - 
wy Earns 7 
: ' a eae 
a 6 gf iy ater. 
ue wot 
a te +e) = 
Coe ok = ftu = ma ae 
me ee 
A Pytcc 
‘: . be 
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| Ht 
SPECIFIC TION FOR ANGLE OF sPPROACH INDIC “TORS, 

| This will be fhashin,, type light showing, inid-ec tional beams 

in three colours red, green and yellow one above the other, The 
intensity shall not be less than 200 Candles in any colur ond fhashes will 
be between 30 to 60 per minute, The lowest beam shall be’ avalation red | 
with a ®pread in the vertical plane of not less than 3°, The centre 
beam will be avaiation green with a vertical spread of 2°, The top most 
beam shall. be aVai ation yellow with a spread of not less than 6° in the 
vertical plane, The hori zontal Spreed for any beam should not bo less 
then 12° , suitable arranganents should bo provided to mable the bean 
being adjusted to any desired angle, The duration of flash will bz 
longer than intervening dark period, 


The angle of approach light will be in the same Circuit as the 
runway lights and should be suitable for gerios operation, Suitable 
Water tight insulating transformer and inter connec ting Cables ond joints 


should be supplied, 


Jindal; 
Deby Oo. 


Approved For Release 1999/09/10 : CIA-RDP83-00423R000900740002-9 


Approved For Release 1999/09/10 : chSapPe3-00423R000900740002-9, 


III 


S eci fication for taxiway light fi tting for Safdarjung, Brratkpore, 
auhati, Bagdogra end dgartala Asrodromes, Do | 


Optical System, — > san PF ge aed 


The taxiway li,ht fitting shall be elevated “ee or flush type 
rovided with auitable optical system complete with Lamp not sxceeding 
55 watts Consumption. Light should show in all directions in the ezimut: 
and upto 40 above horizontal, iviation blue filter should be provided 


for each fitting, 
Fitting. 


The fitting should be dust and moisture proof and should be 
mevvtactured from enticorrosive metal, If an elevased type of fitting 
“ce ~noliad it is likely to be subject to collision with sircraft and the 

* ie, MOULG: preter hy be of light alloy, The overall heiht of the 
/ "39 above taxiway level may not excesd 20", The stem of the fittin,, 
i...°7 4 be provided with a week breaksble coupling so 48 to enavle the 
fittings = re to be mowked down without resistance in case of collision 
‘ue alrereft, Asrrenganmt should be m.de for electrically ' 
Ci. sccanecting the fitting in such an event, The fittings are to be 
suiteble for series system of operation. 


Incitating Transformer, 


4 suitable 13 1 ratio insulating transformer with a suitable 
Water tight ond moisture proof container should be provided with each 
fitting. The box shall be provided with suitable water tight glends for 
inceming ond outgoing Cables, The size of the rin main cble is pnoe ( 
core, 0145 sq. in PILC snd jute served and sin, lu wire armoured cable, 
Fecha ae legal uid eat: cables from the trensformer to ths fitting 
should, however, be supplied by the tenderer along with the fitting. 


Day Marking. 


Saitable arrangement should be provided for day Mersin, of the 
fitting in case they pre elevated, 


Main controlling tran aformer, 


4 suitable oil cooled indoor cable end type contrellin 
y-ansformer should be supplied, The type, size, secondry volta..cote, = 
siculd be suitabl . for 

a) the $ype of fitting offered, 
b) the number of fittings offerd, 


The ring main Cable will be of size 0,014 in__ single core PIL 
situs unit armoured cable, The numoer of fittin,,s in the circuit 

md tae total longth of the circuit for each aerov.ome are as shom 
in the attached plan so a8 to ensle the tenderer to sus ly suitable 
wrensformer, Pxovision should, however, be mode to enable the 
teensformer to work with incressed number of fitting upto 25% The 
px.mery supply available at the gerodrime is 400/250 volt, 3 phase 

le Wire er es 1.C, Supply. The mein transformer should be suppli a 
complete with all auxiliaries like constmt current rewlator ( Bootie 
type etc, to keep the current in the system constmt under all log 
conditions. Suitable relay opersted contectors should be providud i.r 
renotaly controlling the above equipment, ? 


ly 


MLL equignuents like fittin,s, lamps, insul«ting, transforners, 
inter-connecting Cables and joints botwoen transformers «<nd_fitsing: 
main controlling trensformer and its quxiliaries etc... srould be . 
supplied to provide a complete tax light 3 hata by the Gor torur:, 

Only the ring main cable ( md joints in these cables® foun the 
controlling transtormer to the Verious insulating brea: sforiers shoule 
be excluded from the quotation. 


1 
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4 >. Jn the cose of certsin .erodromes vide schedule and plans 


a 


: i f taxi lizhts ore provided, In such cases these | 
win fom two: separate, syston and each should have its om Controlling 


transformer end Connected auxiliarios, 


Jendcla 


“Oee eve 


fa 
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-2/croup IV by 


ly Print.d terms and conditions of /the tendering firm Will not. be ie 


24 


34 


dn respeet to cha ge in Exchafige and freight end insurenee,/ Tonderons 


ae 


8, 


sidered os farming part of their tender 
p4 3 ender, In ense any t¢ : ox 

nea tee toa re ee invitation of Heese a oe 
ations thcraff in the fody ot ‘thet r eA la a eeseety nae 
Please furnish a break Up cag dete tess \ - : 

no. “rms ‘of fyo.bs. yricc 
aE een duty and profit e« pmont included inca peas BIS sveyy~ 
offcr and nett landed co st in case of cx stock offer, = 


The attention of the tendere: : | 
: Nrerags fs is particularl te 
neuer printcd annexure I attadhed to this rly Anvited to clauss 6 
M ee ee varlation claus in respect of imported ma tert el offered 
gat ae ees d eee It Should ba clearly stated in. the tender 
| chen Ss c1ause Which admits no variationon t € prices 
rc requested to indicate + s/\la 
aia ccluded in tha rate vere oe sare 
Se @ 


! 
| 
( 


against cach ite tendckheams ate ri 
e 2 cas ° : | 1G < § : 
each individyal itom feat hae eet 


While quoting eee por unt, 
to give total cost agring 
grand total costi 


4 
! ’ . : 


Nn 


Or imported storcs offercd against forward delivery-t-nderers will be" 


_PSssponsible fox the orrectness of mta at which the ca Naty 
s¢ in 


6, 


* 


8. 


included in thelr quotation i ' 
es Pt ties Nis based and that no incr 
ae ee ot & sround that the customd puty originally included in 
preventing st, the Snr ee rete ae oat 2 Bete Loven then the one 
a é cnhdering, Inersases on a t 
Norvasc in the rate of ccount of statutor 
cite Se panied dia. , ae 
te ae: C son forward am 7 
ance Will pe given to tondor Which'do hot redid meat tiene eree ee 
gga Ea ive obtaining Import Liecnes, Tenderers “aie dicks Sas 
Tupac gag tetion 1s bee aemetet te the CT.R, value on which th aS 
ths grant of erred Sera perro of ‘racommend: tien for 
thee of tender, a pie long With the adverics - 
fe Bees i ¢ La 
* t: 


fr ek: fort of Entry or pines of dcmateh in India wpce price shouva: 


ba quo ted Prices 

ee Es quoted in dollangor cts ‘s 
in » pe WI] not bs considered, Tr ae ee saree not on F,O.R, baste 
Spec A celly stated, mY} Snt Lneludcd should ha 


FS er a : 
sspctch of goods by reil, 


‘The contre : | } 3 | 
contractor is responsible for obtaining a cloar receipt from the 


* Railway speqifying the so ss 
’ a: > BOOds desnatched. . ; 
consignment on a said to Sree ) basis foe eee 
7 De * 2 4 Dy, SC 


ome cee OY Oh short delivert os or wrong supply of goods when then... 


De. 
10 ¢ 


eee OP ee ts + ara ee} Ca : ‘ : 
< offs: indicatc their Prine ‘ieee not F,0 .B. 


ok 


POE 


f - ; , 
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{ " v3 i 
Sipply Will be governed b ern eae Se | * es 
and A844 as mended, and thegancm conditions of Contract WsB-133. 
Tendcrers who ~ ae oe ee ee 
; 5 Who “cannot quote A fir price will, while submitting their 
» <6xelu sive of any Lec 
: profit, dommissio : ah ee 
“lp hiuunss te peer yA Punetwdoy—— 


tendcror will eset : 
yi pee, Weil produce the {nvoicea: NR aceaeiey ree ssful . 
ee the original sete—w 2 banca pee aa tha me ciicnts on 
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ANNEXURE I TO SCHEDULE TO TENDER (WSB 132-B) No.—— 


1. The Tender should reach the office of-.—_.-_—_-___.» -_- - ____ —_---- --- + 


a (© fJAt- 
= = ieee ela test by: / Spfod __(State date) at 4-P..a— 


2. The specifications/Drawings/Samples arc attached/can be-seen—in- this” ofice,in the 


office of the Director/Deputy-Director of Inspection — — ibaa Sern e era 


during office hours’can be ha payment from Nh a a 


Norn.—Tf stores cannot be offered to delivery period desired, tendorers should please state the 
* earliest delivery periud they can offer. 


$8. Inspection ; - 


By the Director of ee ae ih, ae 2 ae eee eee es 


Officerin-change CG. STD, 


at placegy) to be decided by him. 


4. Name of the Purchaser : 


a 


President of the Union of India._-___._ ud pe ree 


Governor of. 


5. Quota certificate to obtain the n®sgssary quantity of. controlled categories of steel 
will/will not be issued to the successfwl tenderer(s). All arrangements to buy and 
obtain the necessary quantity of steel are e made by the contractor. Full details of 
steel requirements under the classified categori®s should be given. Tenderers should 
also state clearly if they are enjoying any quota\direct from the Director-General. 
Supplies and Disposals, New Delhi. , 


6. In the case of imported stores offered on forward delivery bastg where tenderers cannot 
quote firm prices, they are requested to agree to standard price Variation clause repro- 
duced below and reveal F. O. B. element and customs duty included in their tender. 


Tenderers who cannot quote firm prices, will, while submitting their offer, indicate 


the F. O. B. prices included in the rate quoted. If there is either a decrease’ or — wie 
increase in the F. O. B. price the successful tenderer will produce the invoice together a 
with documenta on which the original rate was baxcd for necessary check. Adjust- ici 


ments will be allowed on the F. O. B. costs and customs duty and not on the other 
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12. 
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elements. The Government reserves the right to have the variation in the F. 0. B. 


price checked either by the D. G.I. §. D., London, or I. S. M, Washington, or by 


Trade Association in U. K. or U. 8. A. concerned or any other authority acceptable 
to the O. G.I. S. D., or the I. S. M. and certified by them. 


If the change in the F. O. B. price involves a difference in the customs duty paid, 
the difference as worked on the change én the F.0.B., price will be added to or 
deducted from the rate quoted. 


. Stores can also be offered to “Makers design” which do not necessarily correspond to 


specifications quoted ; tenderers may at their own discretion note for alternative(s) 
likely to serve purpose, indicating clearly in what respect(s) their offer(s) differ from 
required specifications. 


. The standard terms of payment as embodied in the General Conditions of contract 


and/or Special Conditions of contract specified in the Invitation to Tender will apply 
and no relaxation will be possible. 


*TENDER SAMPLES. Tender sample should be submitted to 


et 


sv SPUESWUNEPVOPTSPSPISSSNSSSSNS 


free of charge and carriage prepaid, for test and 


approvel so es to reach him by. ————at the latest. Tender is 


liable to be ignored if samples are not submitted in time. 


w 


Name of consignee 


The tenderers while submitting their quotations F.O.B. place of despatch should 
iavariably include necessary packing charges, if eny. 


If the tenderers do not give specific answers against each of the questions on the reverse 
of the Schedule to Tender and append their signature as required, they would run the 
risk of their tenders not being considered. 


——— OOO 


* { pecify the nombesr of samples requied 


MTP O—35—78 P&S—-7-1-52—1,000 Pads. 
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BEST COPY 
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